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Message Text 


UNCLASSIFIED 

PAGE 01 COPENH 03486 261416Z 
42 

ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 /014W 

040535 

P 261220ZNOV 75 

FM AMEMBASSY COPENHAGEN 

TO SECSTATE WASHDC PRIORITY 1853 

UNCLAS COPENHAGEN 3486 

E.O. 11652: N/A 
TAG: ABLD 

SUBJECT: REQUEST FOR FUNDING DATA ON RENOVATION OF POL II AREA 
FOR A/FBO 

1. REQUEST $5300.00 FOR RENOVATIONS TO THIRD FLOOR POLITICAL 
OFFICE. RENOVATIONS WILL INCLUDE: 

(A) EXTENSIVE CARPENTRY FOR SHELVING AND STORAGE CABINETS. 

(B) MOVING OF 11 METERS OF INTERIOR OFFICE WALLS TO 
REORGANIZE OFFICE SPACE FOR PERSONNEL. 

(C) REORGANIZATION OF STORAGE AND WORKROOM AREA. 

CD) PROVIDING EXTRA DOOR ENTRACE. 

2. TOTAL COST ESTIMATE IS $4,000. WORK IS BEING DONE BY 
THE U.S. ARMY 24TH ENGINEERING GROUP OUT OF HEIDELBERG, 

WEST GERMANY. ALL OF THE TROOPS WILL HAVE PROPER CLEARNCES. 

3. ALSO REQUEST $1,300 FOR 1010 SQ. FT. OF OFFICE RUGS. 

DEAN 


UNCLASSIFIED 


NNN 


*** Current Handling Restrictions *** n/a 
*** Current Classification *** LTNCLASSIFIED 
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Disposition Authority: n/a 
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Disposition Comment: 
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Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975COPENH03486 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: D750411-1092 
From: COPENHAGEN 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19751 187/aaaagusm.tel 

Line Count: 51 

Locator: TEXT ON MICROFILM, TEXT ON-LINE 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
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Review Action: RELEASED, APPROVED 
Review Authority: izenbeiO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 19 AUG 2003 
Review Event: 

Review Exemptions: n/a 
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US Department of State 
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Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 
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